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ACTION EA-07 

INFO OCT-01 ISO-OO EB-05 RSC-01 DRC-01 /015W 

124007 

R 240523Z SEP 74 
FM AMEMBASSY SEOUL 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 6081 
AMEMBASSY MANILA 
AMCONSUL HONG KONG 
AMEMBASSY SINGAPORE 
US DEPARTMENT OF TREASURY 

UNCLAS SEOUL 6328 

MANILA FOR USADB 

E.O. 11652: N/A 
TAGS: BMEP, ETRD, KS 

SUBJECT: MAJOR PROJECT: INCHON PORT DEVELOPMENT 

REF: A. STATE A-6921, 4 SEPT. 1974 

B. SEOUL A- 16. 28 JANUARY 1974 

C. SEOUL A-218, 28 JUNE 1973 

1. PROJECT DESCRIPTION: THE ROKG RECENTLY COMPLETED 
CONSTRUCTION OF AL LOCK SYSTEM AND AN ADDITIONAL 3,410 
METERS OF WHARF AT INCHON HARBOR. PRESENT PROJECT WILL 
CONTINUE IMPROVEMENTS TO INCHON HARBOR TO INCLUDE 
CONSTRUCTION AND PAVING OF AN OPEN STORAGE AREA AND A PORT 
ACCESS ROAD, INSTRLLATION OF A WATER DISTRIBUTION AND 
UTILITY CONDUIT SYSTEM, INSTALLATION OF 14 LIGHTED TRANSIT 
SHEDS FOR CARGO STORAGE AND CONSTRUCTION OF A 550 METER 
LONG BREAKWATER. PROCUREMENT WILL INCLUDE A FLOATING 
CRANE, MAINTENANCE SHOP EQUIPMENT, THREE TUGBOATS, HABOR 
COMMUNICATIONS EQUIPMENT AND PROVISION OF CONSULTING SERVICES. 

2. IMPLEMENTING OFFICES: 

(A) CIVIL WORKS 
UNCLASSIFIED 
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MR. SUNG, BAIK JUNE 
PROJECT MANAGER 

INCHON PORT DEVELOPMENT PROJECT OFFICE 
MINISTRY OF CONSTRUCTION 
#4-2, 3-KA, JEUNGANG-DONG, INCHON. KOREA 
CABLE: "INCHEON PORT CON, INCHEON, KOREA" 

(B) EQUIPMENT PROCUREMENT 

MR. YOON DONG SIL 
CHIEF, HARBOR DEVELOPMENT SECTION 
BUREAU OF MARINE TRANSPORTATION 
MINISTRY OF TRANSPORTATION 
SEOUL, 100, KOREA 

3. COST & FINANCING: TOTAL PROJECT COSTS ARE ESTIMATED 
AT $25.3 MILLION. FOREIGN EXCHANGE COSTS OF $16.3 MILLION 
ARE FINANCED BY AN ADB LOAN. 

4. EXPECTED BID DATES: DEADLINE FOR SUBMISSION OF 
APPLICATIONS FOR PREQUALIFICATION FOR CONSTRUCTION WORK 
IS 5 P.M., OCTOBER 20, 1974. THE MINISTRY OF TRANSPORTATION 
(MOT) IS EXPECTED TO ISSUE TENDERS FOR EQUIPMENT PROCURE- 
MENT IN NOVEMBER 1974. 

5. POT 

ENTIAL U.S. SALES: THREE TUGBOATS (2,000 H.P.), 

PORT RADAR SYSTEM, VHF HARBOR RADIO SYSTEM, FACSIMILE 
SYSTEM, METEOROLOGICAL EQUIPMENT, TWO TAPE RECORDERS, 
CLOSED CIRCUIT TV SYSTEM, MEASURING EQUIPMENT, GENERATOR, 
INTER COM SYSTEM. 

6. PORT COMMENTS: ROKG HAS ENGAGED TRANS ASIA, KING AND 
GAVARIS, 738-24, HANNAM-DONG, YONGSAN-KU, SEOUL, 140, KOREA, 
(C.P.O. BOX 634), AS PROJECT CONSULTANT. 

ERICSON 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, PORT FACILITIES 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 SEP 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974SEOUL06328 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740268-0222 
From: SEOUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974091 8/aaaaapkm.tel 

Line Count: 97 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION EA 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: A. STATE A-6921 , 4 SEPT. 1974 
Review Action: RELEASED, APPROVED 
Review Authority: boyleja 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 JUL 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 JUL 2002 by maustmo; APPROVED <03 FEB 2003 by boyleja> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: INCHON PORT DEVELOPMENT 
TAGS: BEXP, ETRD, KS 
To: COM 
Type: TE 
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